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Q&CART Weekly Review 
IS March - 23 torch 1962 


GX0-3232 
Copy q af g 

23 torch 1962 


1. Meetings end Contacts ? 


25X1 A 


25X1 A 
25X1 A 

25X1A 


2|5X1A 
25X1 A 

I 

25X1A 


5X1A 

A 


25X1 

25X1 


2{5X1> 


n. On 12 and 13 torch 


Mt vith 1. Jtefenbark, J.M. 


Kelble, J.A. Warren and f.l. House at the Air farce Materia ls Laboratorie s 
in B*yton to diseuss the tank sealant problem. Attached ie f " 

report. 


b. During 13 to 23 March 
tacbed ie Me cabled report. 


vlaited ZAC and 


At- 


Z 


e. Co 16 torch Sr, MggnUg act nth Colonel Oilier, Eugene Klrfw, 
John Perangosky , ' 


te diecueelhe OXCART All aad SCM development prograaa. 


d. ft> 19 torch John Jfcrangosky, Colonel Leo Oeary, | l and 

~ | netted f A t, Went fMn Beach, to renew facilities re- 


quirements, 

stead* 


A go-ahead wee leeued to instill another teat engine teat 


netted 


e. On 22 to rch Eugene Kiefer, John Perangosky end 
aad net vith[ 


of F A V to discuss dev elo pm en t effort acceleration to in- 
crease fuintitles of test hardware. w 

25X1 A 

torrh General Fli ckencer . I 

of 


f. On 


lnet with 


Firewel to review the parachute progress . Attached ie a report by 


contacted AFCIN (Pen tagon) . 


a. Between 12 sad IT Murch 
Colonel Hoffman of (FED), MBA mad ooi ia connection with the QXCAST 
problems . 


h. m accordance with hr. BcoviUe'e instructions, a wire has been 
aent to LAC concurring in the aircraft delivery schedule contained in 

2925 (IK 31226) with a caveat that a later look will be taken at a 


tine recosaaended by Lockheed to insure that first AF-12 aircraft is not 
interfering with the A-12 delivery -program. This position has been co- 
ordinated with Sr. Chary k. 
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ft* Regina Development and. Status : 

(1) Engine teat time accumulation for the period 12 through 21 
March: 


Total engine tine 30 hour* 

Afterburner tine 5 hours 

0*29 engine tine 30 houre 

let inlet tine 0 

Mech 2 inlet tine 0 

Hot turbine tins 1 hour 


(») One test stand i« operating with engine FS-118 (con* 
trols calibration). 

(b) All engines except FX-118 end 114 ere in assembly for 
rebuild with return to tent target# -varying from 3/30 to 4/30. 

(e) FX-114 earmarked for MB* 5 endurance returned to aa- 
sesfely after see level calibration to investigate inlet case 
vibration. 

(d) FX-lil ( turbine inlet profile) returned to aaaenbly 
3/12 for rebuild due surge failure of non-bolted compressor rotor 
and turbine blade burning doe resulting overteagpersture . 

(s) frimary effort directed toseor d preparing engines far 
endurance running, hydraulic pump development, mad controls 
testing. 

(f ) Sydraulie pusgp 453504-2 (reported, last weak « 14 hr*.) 
completed 62 hours Mission endurance test at 000° sax. fuel temper- 
ature with yf> OH* With exception of so&e piston to bore scoring 
due test stand fault, teardewn inspection revealed pump to be in 
good condition. 

(g) Afterburner fuel control hot endurance test reported 
last seek $ 118 hours near stands « 1% hours. 

(h) Integrated control system sea level engine operation 
without leisure cap instability reported last seek $ 68 hours now 
stands * 71 hoars. 
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A meeting 


held in 


on 21 H&eh between 


25X1 A 


25X1 A 


Iratt and Whitney, and Headquarters representatives for the par pose 
of assuring iapletaentation <xf an accelerated hydraulic puap develop- 
Mat effort. The following areas vert discussed; 


(a) Technical reorgani nation . 

(b) Bevelopoeat hardware Incr ease. 
davedojeant pass hcretof or« ia the 


25X1 A 

To the four [ 


test program, six 25X1 A 


additional puaps are targeted to teet by h/ 15 / 62 , with two sore 
targeted shortly thereafter. 


(c) Endurance teet effort acceleration. [ 


25X1 A 


25X1 A 


b. 

attached. 


a ©uphill ty of 16 60 hoar sleeloa endurance teete per month 
utilizing four hot eaviroaaentel teet stands* 

(d) Rebuild turnaround time acceleration of the Ik fratt 
end Whitney engine teet puaqpe. 

it) Follow-up record* and procedures for controlling the 

puscp widGpRBt |9rogrc&« 


] anticipate XI A 


i»[ 


(f) Coordination between the| 


] and the production parograa 1 in 


delivery unite. 

Teat program aa outlined la[ 


] developme nt program 


25X1 A 


ocv-i a 

1 -a a JA I /n 

IW £RTuOX<I 


IS 565 of which a copy la 25X1 A 


25X1 A 


©. na. fee 


878 . 


d. 8L8. Tint phase of fll^at twit baa bean completed; useful data 
has been reduced j preliminary evaluation of the data currently underway. 


25X1A 


3* froblea hrwi i 

25X1 A 

a. Brogue Shoot wed Survival Kit, 

b. Tank sealant problem - poeeible consultants 


e. fuel, tanker, offshore supply and Increased BT0*a. 
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25X1 A 

k* Subjects f«r Discussion : 

»* Cables from P It If containing recosaJKadations 
(attached)* 

h« Visit of C.t. Johnson to Headquarters to corner with the Director. 

c* Dr. teffilH'i trip to Hartford, Boston, and lareelk. Conn. 

d. Suppliers ' aeeting. 


25X1 A 


pC/DB /BPD : bmj (23 March 1962) 


j50hk yjata scg KY 

c/db/spd 


Attachments t 


1 » 

report 
ed report 

2 * 

3 - 

eabl 

1 renoart 

h - cable, 

5 - Cable* 

6 *• Cable, 


^5 

631 

633 


Distribution: 

Cy #1 - BD/R w/atts. 

2 - AC/DPD w/o atts. 

3 - IXO/HPD w/o atts. 

k - ASST.CH/DPD v/o atts. 
5&6 - c/DB/DPD w/o atts. 

7 - SA/TA/BFD w/o atts. 

8 - DB/DED w/o atts. 

9 / Rl/DPD w/o atts. 


25X1 A 
25X1A 
25X1 A 
25X1 A 


Approved For Release 2003/02/27 : CIA-RDP81B00879R001 0000801 11 -4 




Approved For Release 2003/02/27 : CIA-RDP81B00879R001 0000801 11 -4 

MISSING PAGE 


ORIGINAL DOCUMENT MISSING PAGE(S): 


Approved For Release 2003/02/27 : CIA-RDP81B00879R001 0000801 11 -4 



